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BILL NO. S-78-07-, 


of 


//6-ZP 


SPECIAL ORDINANCE NO. S- 


AN ORDINANCE approving a contract for 
Sewer Improvement Resolution No. 301-1978, 
between the City of Fort Wayne, Indiana 
and John Dehner, Inc., Contractor for in¬ 
stallation of Paulding Road force main. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 

INDIANA: 

SECTION 1. That a certain contract, dated June 26, 1978, between 

the City of Fort Wayne, Indiana, by and through its Mayor and the Board of 

Public Works, and John Dehner, Inc., Contractor, for: 

installation of a force main on an existing sewer line 
on Paulding Road east of centerline of Hessen Cassel 
Road, thence westward to centerline of Fruehauf Drive 
15+ LF west and 40+^ LF south of centerline of Paulding 
Road, 

under Board of Public Works Sewer Improvement Resolution No. 301-1978, at 
a total cost of $67,200.00, all as more particularly set forth in said 
contract which is on file in the office of the Board of Public Works and 
is by reference incorporated herein and made a part hereof, be and the 
same is in all things hereby ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force and effect 
from and after its passage and approval by the Mayor. 


r 









Read the first time in full and on motion by 




seconded by 


and duly adopted, read the second time by title and referred to the 


Committee on 



-j £ 


recommendarion")~and"Pubiic Hearing to be held after due legal nonce, at the Council Chambers, 


, lilt: uciy 

of 

, 19—, at 

o’clocR”'-- M.,E.S.T. 

DATE: 

7-/A yf 


Read the third time in full and on motion by 

CITY CLERK 

seconded by 

> and du ly adopted, placed on its passage. 

PASSED (bQigff) by the following vote: 



AYES NAYS 

ABSTAINED ABSENT TO-WIT: 

TOTAL VOTES 

h 


BURNS 

■" —r— ■ 

7 


HINGA 

A 


HUNTER 



MOSES 

- 


NUCKOLS 

IX 


SCHMIDT, D. 

6 - 


SCHMIDT, V. 

[/ 


STIER 

7\ 


TALARICO 

D\ 


DATE: 




CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 
f ZON ING MAPI (GENERATE rAMMEXA-TIQ Nl (SPECIAL) (APPft©PS*4£IQ&) ORDINANCE 
(RE SOLUTION ) No- r^-- //£■ 7 JL on the c 



CITY CLERK 


PRESIDING OFFICER 


day of 


Present^ by me to the Mayor of the City of Fort Wayne, Indiana, on the 
Z/a« the hour of /AM? ’clocl^ 


sented by me to the Mayor 





Approved and signed by me this 
at the hour of_ ^ o 'clock 


CITY CLERK 
^7^ .- _day of _ 




19 ^ 



MAYOR 




































































































S-78-07-09 


We, your Committee on 


REPORT OF THE COMMITTEE ON CITY' UTTLITTES 

City Utilities _ to whom was referred an Ordinance 


approving a contract for Sewer Improvement Resolution No. 301-1978, 

between the City of Fort Wayne, Indiana and John Dehner, Inc., Contractor 

for installation of Paulding Road force main 


have had said Ordinance under consideration and beg leave to report back to the Common 
Council that said Ordinance A? PASS. 

PAUL M. BURNS - CHAIRMAN 



JAMES S. 

STIER - VICE CHAIRMAN 


VIVIAN 6. 

. SCHMIDT 


WINFIELD 

C. MOSES, JR. 


FREDRICK 

R. HUNTER 



7^S-7<? concurred in 
DAf t ,. — CHARLES W. WESTERMAN, CITY am 
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CONTRA CT AN D BOND 

..day of 


Sifts Agreement, 



Made and entered into as of the... 


, by and between — 


the County of Allen and State of Indiana, party of the first part, and the City of Fort Wayne, County of 
Allen, State of Indiana, by and through its Board of Public Works, party of the second part, under and by 
virtue of an Act of the General Assembly of the State of Indiana, entitled “An act concerning municipal 
corporations,” approved March 6, 1905, and the provisions of all acts amendatory thereto and supple¬ 
mental thereof. 

WITNESSETH, That the party of the first part covenants and agrees to construct a liner in¬ 
side the following described Sanitary Force Main. 


Beginning at the existing sanitary sewer lift station on Paulding Road located 
1300 + LF east of the centerline of Hessen Cassel Road and 40 + LF south of center- 
line of Paulding Road; thence, due west 3200 + LF to an existing 90° fitting in the 
existing force main located 15 + LF west of the centerline of Fruehauf Drive and 40 + 
LF south of the centerline of Paulding Road. 

Said liner shall be 10.75" in diameter. 


for the Following Prices 

10.75" HDPE Liner installed complete Sixty Seven THousand $67,200.00 

in 12" C.I. Force Main Two Hundred and 

00/100 Dollars 



The said party of the first part expressly agrees to make the improvements herein specified in strict 

accordance with the provisions o f Sanita ry Sewex_Improvement Resolution No-3Q_l-78_ : _ 

and in accordance with the plans, profiles and specifications for the improvement on file in the office of the 
Department of Public Works of said city. The resolutions, profiles, plans, specifications and bids for 
work herein specified are hereby made a part of this contract as fully and effectually as if herein set out 
in full. 

The said party of the first part further agrees to do and perform all of said work to the entire satis¬ 
faction of the Board of Public Works and to complete the same within-.90-days after the 

date of Execution of this contract. To each of the conditions and stipulations of this contract the under- 
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LIABILITY BOND 


KNOW ALL MEN BY THESE PRESENTS, That we 
JOHN DEHNER, INC. 


as principal and.....Ujiiteii, J States-E-id©l ity and Guamtty~Ca.- 


as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of_ SIXTY_ 

SEVEN THOUSAND TWO HUND RED AND NO/ lOO_ ($67,200.00 _ ) 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The condition of the above obligations are such, that if the above named party of the first part shall 
faithfully comply with the foregoing contract made and entered into the__ _ 

day of--, with the City of Fort Wayne, Indiana, and shall faithfully 

fulfill all the conditions and stipulations therein contained, except the warranty .and guaranty of the 

' One (IT year 

sewer as to the workmanship, material and conditions for the period of according to 

the true intent and meaning thereof in all respects, then this obligation to be void, otherwise to be and 
remain in full force and virtue in law and in the event the said City shall extend the time inh the com¬ 
pletion of said work, such extension shall not in any way release the sureties on this bond. ; 


Witness our hands and seals this. 


12th 


_day of. 


JUNE 


i'l9' 7 JL. 


YASTE, ZBNT & RYE, INC. 
Authopi/ted ^ents ^7—-=) 



JOHN DEHN ER, I NC. _(SEAL) 

J^sident (SEAL) 
United States Fidel ity and GuarantysEAL) 

Attorney-in-fact 


__ (SEAL) 






Board of Public Works. 


The Contractor-will furnish immediately a certificate from the Industrial Board of the State of 
Indiana, that ne has complied with Sections 5,68,69 of the Workmen's Compensation Act, approved 
March 14, 3920, in accordance with Section 14 of the Compensation Ac t (Acts 1929, Page 545, being 
I.C.. ; 22-3-2-14, It is further stipulated that any judgment rendered against the City of Ft. Wayne 
in any suits for damages for injury to real or personal property, or for any injury to real or 
personal property, or for any injury, sustained by any person growing out of any act or doing of 
Contractor, or its agents, employees or workmen and that any judgment of any court or award of any 
Board of Arbitrators or of the State Industrial Board of the State of Indiana rendered against the 
City of Fort Wayne in any suit or claim arising under said Workmen's Compensation acts, of the 
State of Indiana, now in force, relating to compensation for accidental injuries or death suffered 
by his employees or the employees of any Subcontractor or Subcontractors in the course of their 
employment, when notice of the pendency of such suit, hearing or arbitration shall have been giver 
said Contractor, shall be conclusive against Contractor as to amount, liability and all other 
things pertaining thereto; it being the intent of the parties hereto that Contractor indemnify and 
hold harmless City in the premises. 
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GUARANTY BOND 


KNOW ALL MEN BY THESE PRESENTS, That we---- 

_____JOHN DKHNK'R , INC. __i_ Contractors 


principal and Unite d St at es F ide lit y and Guaranty Co. 


as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of-HDqX-_ 

granm Twn mAum wn .miNnRm_ATm-Hflnna. --- ($AZ,2.QQ^)JQ.-) 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators, and assigns firmly by these presents. 

The conditions of the above obligations are, that whereas the said-...- 

JOHN DEHNER, INC. 


did on the-;_day of-_ J.U.NJL2-197& _enter into a contract with the City 

liner in a force main 

of Fort Wayne, Indiana, by and through its Board of Public Works', for the construction of a HKKHKin and 

along a described centerline beginning at the existing sanitary sewer lift statio n_ 

on Paulding Road located 1300 + LF east of the centerline of Hessen Cassel Road and 
40 + LF south of centerline of Paulding Road; thence, jdue^ west 3 200 + LF to an exist- . 

iSg^O^fittiSI'Tn'the iiiitihg force main located" 15 + LF west "of the center!ine of" 

Pruehauf Drive and 40 + LF south of the centerline of Paulding Road. 


Said liner shall be 10.75" in diameter. 

according to certain plans and specifications, and also warranting and guaranteeing the work, material and 
conditions of the sewer as provided in the aforesaid contract, plans and specifications. 


Now, if the said_ 
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ARTICLE IV, NONDISCRIMINATION OF LABOR 


Tixe Contractor further agrees: 

(a) That in the hiring of employees for the performance of work 
on this contract or any subcontract hereunder, neither the Contractor 
subcontractor, nor any person acting on behalf of such Contractor or 
subcontractor, shall, by reason of race or color, discriminate against 
any citizen of the State of Indiana, who is qualified and available to 
perform the work to which the employment relates; 

(b) That neither the Contractor, subcontractor, nor any person 
on his behalf, in any manner, discriminate against or intimidate any 
employee hired for the performance of work under this contract on 
account of race or color. 

(c) That there may be deducted from the amount payable to the 
Contractor by the City of Fort Wayne, Indiana,,under this contract, a 
penalty of Five ($5.00) Dollars fee each person for each calendar day . 
during which such person was discriminated against'or intimidated in 
violation of the provisions of this contract; and ' 

(d) That this contract may be cancelled or terminated by the City 
of Fort Wayne, Indiana,, and all money due or to become due hereunder 
may be forfeited for a second or any subsequent violation of the terms 
and conditions of this section of the contract. 

(e) The City of Fort Wayne, Indiana, the Economic Development 
Administration, the Comptroller General of the United States, or any of 
their duly authorized representatives shall have access to .any books, 
documents, papers, and records of the contractor which are directly 
pertinent to the grant program for the purpose of making audit, exami¬ 
nation, excerpts, and transcriptions. 

The Contractor agrees to pay and also require of his subcontractors 
that they pay wage rates on the work covered by this contract which shall 
not be less than the prescribed scale of wages as determined pursuant 
to the provisions of Chapter 319 of the Acts of the General Assembly of 
the State of Indiana for 1935, and all acts amendatory thereof and 
supplemental thereto, or Federal Wage Scale published by the United 
States Department of Labor pursuant to provisions’of the Davis-Bacon 
Act, whichever is the highest. 

The Contractor agrees to furnish a certificate from the Industrial 
Board of the State of Indiana, showing that he has complied with all the 
provisions of the Workmen’s Compensation Act of the State of Indiana. 
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IN RS: 


WAGE SCALE 


CODE: S-SXILLED 

SS-SEM1 SKILLED 
US-UNSKILLED 
IF-INDUSTRIAL FUND 
PV-PER WEEK 

We, the undersigned coawutl ice, hatng appointed to prepare a schedule of the prevailing 
wages to be paid In cov.h h.,o ALL CaiSTRDCTIOCJ AND I-RISa22B*?CE CX^BKIACTS 7S-®RDKD BY 

THE JX5VRD C? VJCRKS, CITY Of IT. WMfflE, INDIANA, DURING THE TOiTHS CF APRIL/.!AY AND JUNE, 
1978. 

in compliance with the provisions of CHAPTER £ 319 of the acts of the GENERAL ASSEMBLY of 
INDIANA, 1935, have established a schedule as hereinafter set forth for the following trades 
to wit; 



TING STATE A.7.L. S C.I.O. 


RF.? : 























































CERTIFIED COPY 


GENERAL POWER OF ATTORNEY 

Ho. 86572 . 

Know all Men by these Presents: 

That UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws of the 
State of Maryland, and having its principal office at the City of Baltimore, in the State of Maryland, does hereby constitute and appoint 

Lane I. Ross 


of the City of Fort Wayne , State of Indiana 

its true and lawful attorney in and for the State of Indiana 


for the following purposes, to wit: 

To sign its name as surety to, and to execute, seal and acknowledge any and all bonds, and to respectively do and perform any and 
all acts and things set forth in the resolution of the Board of Directors of the said UNITED STATES FIDELITY AND GUARANTY 
COMPANY, a certified copy of which is hereto annexed and made a part of this Power of Attorney; and the said UNITED STATES 
FIDELITY AND GUARANTY COMPANY, through us, its Board of Directors, hereby ratifies and confirms all and whatsoever the said 

Lane I. Ross 


may lawfully do in the premises by virtue of these presents. 

In Witness Whereof, the said UNITED STATES FIDELITY AND GUARANTY COMPANY has caused this instrument to be 
sealed with its corporate seaL duly attested by the signatures of its Vice-President and Assistant Secretary, this 9 th. day of 

January , A. D. 19 

‘ ' 4 ’ " UNITED STATES FIDELITY AND GUARANTY COMPANY. 

(Signed) By .° ** fj £.•. 


(SEAL) 


Vice-President. 

(Signed) .Britt. 

Assistant Secretary. 


STATE OF MARYLAND, 
BALTIMORE CITY, 


On thi 3 9 th day of January » A. D. 19y g , before me personally came 

Thomas A* Zecha * Vice-President of the UNITED STATES FIDELITY AND GUARANTY 

COMPANY and tt Britt , Assistant Secretary of said Company, with both of 

whom I am personally acquainted, who bemg by me severally duly sworn, said that they resided in the City of Baltimore, Maryland; 
that they, the said Thomas A. Zecha ar, d Ray H» Britt were respectively 

the Vice-President and the Assistant Secretary of the said UNITED STATES FIDELITY AND GUARANTY COMPANY, the cor¬ 
poration described in and which executed the foregoing Power of Attorney; that they each knew the seal of said corporation; that the 
seal affixed to said Power of Attorney was such corporate seal, that it was so fixed by order of the Board of Directors of said corpora¬ 
tion, and that they signed their names thereto by like order as Vice-President and Assistant Secretary, respectively, of the Company. 

My commission expires the first day in July, A. D. 19. . .7-8... 


(SEAL) 


(Signed) .Herbert Aull 

Notary Public. 


STATE OF MARYLAND 
BALTIMORE CITY, 

I, Robert H. Bouse > Clerk °* tke Superior Court of Baltimore City, which Court is a 

Court of Record, and has a seal, do hereby certify that Herbert J . Aull » Esquire, before 

whom the annexed affidavits were made, and who has thereto subscribed his name, was at the time of so doing a Notary Public of the 
State of Maryland, in and for the City of Baltimore, duly commissioned and sworn and authorized by law to administer oaths and take 
acknowledgments, or proof of deeds to be recorded therein. I further certify that I am acquainted with the handwriting of the said 
Notary, and verily believe the signature to be his genuine signature. 


j- Set. 


In Testimony Whereof, I hereto set 
of Record, this 9th day of 

(SEAL) 


January 
(Signed) 


, A. D. 19 ( 

Robert H. Bouse 


Clerk of the Superior Court of Baltimore City. 
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COPY OF RESOLUTION 


That Whereas, it is necessary for the effectual transaction of business that this Company appoint agents and attorneys with power 
and authority to act for it and in its name in States other than Maryland, and in the Territories of the United Slates and in the Provinces 
of the Dominion of Canada and in the Colony of Newfoundland. 

Therefore, be it Resolved, that this Company do, and it hereby does, authorize and empower its President or either of its Vice- 
Presidents in conjunction with its Secretary or one of its Assistant Secretaries, under its corporate seal, to appoint any person or persons 
as attorney or attorneys-in-fact, or agent or agents of said Company, in its name and as its act, to execute and deliver any and all con¬ 
tracts guaranteeing the fidelity of persons holding positions of public or private trust, guaranteeing the performances of contracts other 
than insurance policies and executing or guaranteeing bonds and undertakings, required or permitted in all actions or proceedings, or 
by law allowed, and 

Also, in its name and as its attorney or attorneys-in-fact, or agent or agents to execute and guarantee the conditions of any and all 
bonds, recognizances, obligations, stipulations, undertakings or anything in the nature of either of the same, which are or may by law, 
municipal or otherwise, or by any Statute of the United States or of any State or Territory of the United States or of the Provinces of the 
Dominion of Canada or of the Colony of Newfoundland, or by the rules, regulations, orders, customs, practice or discretion of any board, 
body, organization, office or officer, local, municipal or otherwise, be allowed, required or permitted to be executed, made, taken, given, 
tendered, accepted, filed or recorded for the security or protection of, by or for any person or persons, corporation, body, office, interest, 
municipality or other association or organization whatsoever, in any and all capacities whatsoever, conditioned for the doing or not doing 
of anything or any conditions which may be provided for in any such bond, recognizance, obligation, stipulation, or undertaking, or 
anything in the nature of either of the same. 

I, Richard Calder , an Assistant Secretary of the UNITED STATES FIDELITY AND 

GUARANTY COMPANY, do hereby certify that the foregoing is a full, true and correct copy of the original power of attorney given 
by said Company to 

Lane I. Ross 


of Fort Wayne, Indiana , authorizing and empowering her to sign bonds as therein set 

forth, which power of attorney has never been revoked and is still in full force and effect. 

And I do further certify that said Power of Attorney was given in pursuance of a resolution adopted at a regular meeting of the 
Board of Directors of said Company, duly called and held at the office of the Company in the City of Baltimore, on the 11th day of 
July, 1910, at which meeting a quorum of the Board of Directors was present, and that the foregoing is a true and correct copy of said 
resolution, and the whole thereof as recorded in the minutes of said meeting. 


In Testimony Whereof, I have hereunto set my hand and the seal of -the UNITED STATES FIDELITY AND GUARANTY 
COMPANY on 


(Date) June 12, 1978 






S//A.0 

TITLE OF ORDINANCE Sx'ECIAL ORDINANCE - CONTRACT, SEWER IMPROVEMENT RESOL. NO. 301-78, PAULDING KD. 

JOHN DEHNER, INC., CONTRACTOR 

DEPARTMENT REQUESTING ORDINANCE_ BOARD OF PUBLIC WORKS _ /V " 7 & 9 _ 

SYNOPSIS OF ORDINANCE CONTRACT FOR SEWER IMPROVEMENT RESOLUTION NO. 301-78, PAULDING ROAD FORCE _ 

MAIN, JOHN DEHNER, INC., CONTRACTOR, IN THE AMOUNT OF $67,200.00 FOR THE INSTALLATION OF 

A FORCE MAIN ON AN EXISTING SEWER LINE ON PAULDING ROAD EAST OF CENTERLINE OF HESSEN CASSEL 

RD., THENCE WESTWARD TO CENTERLINE OF FRUEHAUF DRIVE 15+ LF WEST and 40+ LF SOUTH OF CENTER- 

LINE OF PAULDING ROAD. : ' j 


(CONTRACT ATTACHED) 


EFFECT OF PASSAGE INSTALLATION OF PLASTIC LINER LINE TO EXISTING SANITARY SEWER FORCE MAIN 
IN ORDER TO REHABILITATE IT TO A POINT WHERE IT CAN TAKE SOME OF THE LOAD OFF OF PRIMARY MAIN 


EFFECT OF NON-PASSAGE UNLESS LINER IS INSTALLED THE FORCE MAIN WILL FURTHER BREAK DOWN AND 
DETERIORATE ' . 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) $67,200.00 FROM WATER POLLUTION CONTROL 
UTILITY , 


ASSIGNED TO COMMITTEE 
































